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Hon. Daniel M. Fox, 
Supt., Us. S. Mint, 
Philadelphia. 
Dear Sir? 
Enclosed please find sundry estimates and bills in 
duplicate, as follows: 
Bill of William Sellers & Co., Incorporated, 
For one 20 inch double belt, 41 feet longyr---—"--— $128.67 


« one 28 inch double belt, 38 feet long,—---—-=-___104:56 


Total, ———-—3- $238. 23 
These belts were ordered by us of William Sellers & Co. in 
obedience to your instructions of May 4th, and are to be paid 
for from the Contingency Account as per the instructions of the 
Secretary of the Treasury. 


Also, final estimates of work done by Kensington Engine 


Works, Limited, as follows: 
For one 50 horse power Engine in accordance with contract dated 
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May 28d, 1887,-———-~------~ me $2,419.00 
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This payment will not be made from the appropriation of 
$54,639.20 made by Congress, but from some other appropriation 
in accordance with the instructions of the Secretary of the 
Treasury. 

The following final estimates are to be paid from the con- 
gressional apnrepeTeer én for the removal and transfer of steam 
plant: 

Estimate No. 1 and final, to Kensington Engine Works, Limited, 
contract dated Feb. 9th, 1887, 
For two 150 horse power engines &¢, ,---=~---—--—— $8,909, 94 
Also, Estimate No. 2 and final, to William daiiere 2 Co., 
Incorporated, contract dated April end, 1887, 

For. Shafting, pulleys, belts, gearing &¢.,-—-=-— $7,601.05 

Please notice release of liens on back of estimates, which 
should be signed. 


Very respectfully, 
| ee Pape me a 
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Wilson Brothers & Co. 

Civil Engineers and Architects, 
Philadelphia, Pa., 

September 7, 1887 


Hon. Daniel M. Fox, 
Supt., U.S. Mint, 
Philadelphia. 

Dear Sir: 


Enclosed please find sundry estimates and bills in duplicate, as follows: 


Bill of William Sellers & Co., Incorporated, 


For one 20 inch double belt, 41 feet long, ---- $128.67 
“one 18 inch double belt, 38 feet long, ---- 104.56 
Total, ---- $233.23 


These belts were ordered by us of William Sellers & Co. in obedience to your 
instructions of May 4th, and are to be paid for the Contingency Account as per the instructions of 
the Secretary of the Treasury. 


Also, final estimates of work done by Kensington Engine Works, Limited, as follows: 


For one 50 horse power Engine in accordance with contract dated May 23d, 1887, ---- 
$2,419.00 


This payment will not be made from the appropriation of $54,639.20 made by Congress, 
but from some other appropriation in accordance with the instructions of the Secretary of the 


Treasury. 


The following final estimates are to be paid from the congressional appropriation for the 
removal and transfer of steam plant: 


Estimate No. | and final, to Kensington Engine Works, Limited, contract dated Feb. 9th, 
1887, 


For two 150 horse power engines &c., ---- $8,909.94 


Also, Estimate No. 2 and final, to William Sellers & Co., Incorporated, contract dated 
April 2nd, 1887, 


For Shafting, pulleys, belts, gearing &c., ---- $7,601.05 
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Please notice release of liens on back of estimates, which should be signed. 


Very respectfully, 
Wilson Bro. & Co. 


